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MEMORANDUM FOR: Chief, Physical Security Division, 
Office of Security 


VIA 


“7. 


Chief, Real Estate and Construction 
Division, OL 


PROM DD a cesammicremmrrarree 
ilet, Headquarters Enginesring Branch, 
Racn, OL 


SUBJECT SAFE Computer Center Sprinkler System 


ae 


REFERENCE : Memo from C/PS51/0S to C/NEB/RECD/OL dated 
3 October 1977 subject: Fire Protection 
Requirements for Project SAF! 


i. The referent memo outlines a requirement for a wet 
pipe sprinkler system for the SAFE computer facility. Jn 
our conversations with SAFE project personnel, they have 
expressed a desire to have a dry pipe pre-action systen 
rather than a wet pipe system as proposed earlier. 


2. This system would be designed by the SSA A-E in 
accordance with the latest applicable codes. It is recuested 
that your office concur in this course of action. We wish 
to have your comaents by 15 December so that the A-E may 
proceed with his design, Should you desire to discuss the 


matter directly with SAFE project personnel, please cortact 
fe ee of the ODP/SPS on Ext, 2083, 


cc: SP5/0DP 


Distribution: 
Orig - Adse 
- OL/RECD/HEB Official 
- OL/RECD 
- OL/RECD/HEB Chrono 
- OL Reader 
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